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The  Rural  Electrification  Administration  today  announced 


allotments  totaling  $3,441,500  for  17  projects  in  10  States. 
This  brings  REA  allotments  since  REA  was  established  in  1935 


to  $142,063,145,  of  which  $54,383,200  has  been  allotted  since 


Jaily  1,  1938.  The  allotment  total  during  the  first  three  months 
of  the  current  fiscal  year  is  more  than  double  the  amount  lent 
during  the  entire  1937-38  fiscal  year,  when  loans  totalled 
$27,000,000.  That  sum  was  the  net  amount  made  available  to  REA 
for  loans. 


Details  of  the  allotments  are  attached: 
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COLORADO  16  JEFFERSON 
Interinountain  Rural  Electric 
Association, 

Bailey,  Colorado 

(j.  B.  Fitzsimmons,  Fres.) 

ILLINOIS  13  PIKE 
Illinois  Rural  Electric  Co. , 
'Winchester,  Illinois 
(F.  M.  Time,  Mgr.) 


IO'jTA  34  JONES 

Maquoketa  Valley  Rura.1  Electric 
Cooperative, 

Anamosa,  Iowa 

(Ed  gar  D.  Beach,  Supt . ) 


IOWA  57  MITCHELL 
Co-Op  Electric  Company, 

Os  age , I owa 

(Alhcrt  G.  Olson,  Pres.) 

KENTUCKY  27  BOYLE 
Inter-County  Rural  Electric 
Cooperative  Corporation 
Danville,  Kentucky 
(j.  V.  Swaim,  Supt.) 


OHIO  55  AUGLAIZE 
Western  Farm  Bureau  Electric 
Cooperative,  Inc. , 

S t . Marys , Ohi o 
(T.  R.  Kern,  Supt.) 


OHIO  84  CARJIOLL 

Carroll  Electric  Cooperative,  Inc., 
Carrollton,  Ohio 
(Harry  Merrick,  Supt.) 


$109,000  to  build  about  99  miles  of  line 
to  serve  31G  customers  in  Jefferson  and 
Park  Counties. 


$75,500  to  complete  the  project  and  to  defra,y 
certain  expenses  connected  with  the  initial 
operations  of  the  project  which  cannot  be 
covered  by  the  construction  loan.  The 
project  previously  has  been  allotted 
$728,000  to  build  624  miles  of  lino  to  ( 
serve  2,326  customers  in  Pike,  Adams, 

Calhoun,  Scott,  Morgan  and  Greene  Counties, 
$217,000  to  build  a generating  plant,  and 
$6,000  to  finance  house  wiring  and  plumb- 
ing installations. 

$299,000  to  build  about  275  miles  of  line 
to  servo  743  customers  in  Jones,  Dubuopie, 
Jackson,  Delaware  and  Linn  Counties.  The 
project  previously  has  been  allotted 
$385,000  to  build  413  miles  of  line  to 
serve  970  customers,  and  $5,000  to  finance 
house  wiring  and  plumbing  installations. 

$222,000  to  build  about  211  miles  of  line 
to  serve  556  customers  in  Mitchell, 

Howard,  Worth  and  Floyd  Counties. 


$162,000  to  build  about  145  miles  of  line 
to  servo  616  customers  in  Garrard,  Marion, 
Nelson,  Lincoln,  Larue,  Boyle,  Mercer, 
and  Washington  Counties.  The  project  pre- 
viously iio.s  been  allotted  $250,000  to  build 
275  miles  of  line  to  servo  760  customers, 
and  $10,000  to  finance  house  wiring  and 
plurabing  insta.llati ons . 


$314,000  to  build  about  291  lailcs  of  line 
to  serve  1,100  customers  in  Allen, 
Auglaize,  Mercer  and  Van  Wort  Counties. 

The  project  previously  has  been  allotted 
$315,000  to  build  285  miles  of  lino  to 
serve  813  customers  in  the  above  mentioned 
an  d Da  rlc  c;  C oTin  ties. 


$194,000  to  build  about  182  miles  of  line 
to  serve  some  635  customers  in  Carroll, 
Tuscarawas,  Jefferson  and  Columbioua 
Counties.  The  project  previously  has  been 
allotted  $132,000  to  build  137  miles  of  line 
to  serve  360  customers  in  the  above  men- 
tioned and  Stark  Counties,  and  $5,000  to 
finance  house  'vviring  and  plumbing  installa,- 
tions . 


TSNNESSSS  17  EAPJ}EIvLAJI 
City  of  Bolivar 
Bolivar,  Torr.ossGe 
(Boy  Black,  Mayor) 


TEXAS  30  UPSEUB 

Upshur  Bural  Electric  Cooperative 
Corporo-tion, 

C'ilraer,  Texas 
( S.an'iucl  Scales , Supt . ) 


TEXAS  50  G-BAYSON 

Grayson-Collin  Electric  Cooperative, 
Incorporated 
Van  Alstync,  Texas 
(H.  P.  Block,  Supt.) 

TxjXAS  72  EAi';iAB 

Lo,mar  County  Electric  Cooperative 
Association, 

Paris,  Texas 

(Mo.rk  Xennedy,  Pres.) 

TEX;iS  77  JOKIISOX 

Johnson  County  Electric  Cooperokivc 
Associcotion, 

C 1 ehur n e , Texas 

(Bohert  M.  Armstrong,  Pres.) 

VIEGINIA  29  EEL SOU 
Central  Virginia  Electric 
Cooperative 
Lovingston,  Virginia 
(Louis  A.  Bress,  Supt.) 


WISCONSIN  19'CEIPPEXA 
Chippe'.va  Valley  Electric  Cooper.ative, 
Cornell,  'iiisc'r^nsin 
(R.ajnr;ond  L.  Cleaves,  Supt.) 


$11,000  to  complete  the  project  .and  to 
defray  certain  expenses  connected  vjith 
the  initio.l  operations  of  the  project  v/hich 
Cronnot  he  covered  by  the  construction  loan. 
The  project  previously  has  been  allotted 
$16,000  to  build  14  miles  of  line  to  serve 
101  customers  in  Hardema,n  County. 

$95,000  to  build  .o,bout  93  miles  of  line  to 
serve  407  customers  in  Upshur,  Gregg, 
H.arrison' and  Smith  Counties.  The  project 
previously  has  been  allotted  $195,000  to 
build  188  miles  of  lino  to  serve  851 
customers  in  the  above  mentioned  ojid  Camp 
Counties,  and  $10,000  to  finance  house 
wiring  end  plumbing  installations. 

$134,000  to  build  rubout  148  miles  of  lino 
to  serve  506  customers  in  Grayson  County. 
The  project  previously  has  been  allotted 
$273,000  to  biiild  291  miles  of  line  to 
serve  971  customers  in  Grayson  and  Collin 
Counties . 

$316,000  to  build  about  339  miles  of  line 
to  serve  1,245  customers  in  Lamar  County. 


$303,000  to  build  ab^at  340  miles  of  line 
to  serve  925  customers  in  Kood,  Johnson, 
Tarront  and  Ellis  Counties. 


$80,000  to  build  about  70  miles  of  lino 
to  servo  296  customers  in  Nelson, 
Buckingham  and  Albemarle  Counties.  The 
project  previously  has  been  allotted 
$220,000  to  build  223  miles  of  lino  to 
serve  944  customers  in  the  above  mentioned 
and  Bockbridge,  Amherst,  Appnm,attox, 
Eluva.nria.,  Goochland  a,nd  Louisa  Counties, 
;i.r.d  $10,000  to  finance  house  V7iring  and 
ulumb i ng  i ns  t al 1 at i o n s . 

$109,000  to  build  about  90  miles  of  line 
to  serve  310  customers  in  Chippe’.va  County. 
The  project  previously  has  been  allotted 
$73,500  to  build  59  miles  of  line  to 
serve  3-iO  customers,  and  $5,000  to  finance 
house  wiring  and  plumbing  installations. 
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(FCH  WISING) 


The  f rilloi.vir!;:;  f.llot-nionts  have  "boen  made  to  finance  house-wiring  and 
plumhing  installations,  to  ho  re-lent  ty  the  oorrowors  to  their  individual 
memhers : 


lOW.^  32  BUTLSa, 

Si:. tier  Count, 7 Sm-al  Electric 
Cooperative, 

^■-11  is  on,  I O', 7. a 
(E.  N.  Neol,  SusH.) 

8 J:i.L.LjSN 

Ccopcr.o'.tivc  Posvor  and  Light  Co., 
Ida,  Kansas 

(Jomos  McClo,nah,an , Supt.) 


$5,000.  The  project  previously  has  been 
allotted  $338,000  to  build  367  miles  of 
line  to  serve  868  customers  in  Butler, 
Bremer,  Floyd,  IIa,rdin  and  Franklin  Countic 


$1,000.  The  project  previously  has  boon 
allotted  $65,000  to  build  65  miles  of  line 
to  servo  241  customers  in  Allen  and  Neosho 
Counties . 


OHIO  39  FAULLING 
.Paul  d i ng-  Put  n.o.rri  El  o c t r i c 
Coopcra,tivo,  Inc.  , 
Paulding , Chi o 
( V . S . Fa. 1 1 er  s o n , Supt . ) 


$5,000.  The  project  previously  has  been 
allotted  $225,000  to  build  205  miles  of 
lino  to  serve  836  customers  in  Paulding, 
Putnam,  Defiance  a,nd  Van  Wert  Counties, 
a.n  d $2,725  for  wi  r i ng . 


OHIO  65  FAIPFIELD 
South  Gentr,-.7,1  Rural  Electric 
Cooperative,  Inc.  , 
Lancaster,  Olii'-' 

(Darv/in  Kindler,  Mgr.) 


$2,000.  The  project  previously  has  been 
allotted  $438,000  to  build  415  miles  of 
lino  to  serve  1,466  customers  in  Fairfield, 
Fickawo.y  a.nd  Perry  Counties. 


( 


